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This  Supplement  to  the  I968  Fiscal  Year  Capital  Budget 
contains  the  preliminary  plans  and  outline  specifications 
for  major  construction  projects  included  therein. 


The  preliminary  plans  for  the  following  projects  were 
not  completed  at  the  time  this  Supplement  was  printed: 

200-bed  Institution  for  Older  Boys, 
1st  Phase,  Prince  George's 
Comity,  Maryland 


The  projects  indicated  below  are  to  be  constructed  in 
general  conformance  with  existing  plans  and  are  not 
included  herein: 

Housing  Unit  (70  beds).  Central  Laiuidry, 
Sykesville,  Maryland 

Greenhouse  with  two  laboratory  spaces. 
University  of  Maryland,  Baltimore 
County  Campus,  Catonsville,  Maryland 


The  purpose  of  this  Supplement  is  to  assist  in  visualizing 
the  projects  and  their  respective  fiinctions.  It  shoiold  be 
studied  with  the  Capital  Budget  Report,  This  document  is 
designed  to  meet  the  requirement  of  Chapter  121  of  the 
Acts  of  1956  which  calls  for  the  submittal  of  preliminary 
plans  and  outline  specifications  for  permanent  construction 
projects  at  the  time  the  constiniction  funds  are  requested. 


•  The  estimated  building  costs  given  in  this  Supplement 
include  all  fees  involved. 
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MABIIAND  STATE  POLICE 


DEPARTMENTAL  WAREHOUSE 

Maiyland  State  Police 
Water  Ldo 

■•i 

PROJECT  DESCRIPTION 

The  present  warehouse  which  services  the  needs  of  the  Department 
State-wide  is  located  at  Pikesville,  Warehouse  space  available 
is  insufficient  to  service  the  expanding  State  Police  force.  There 
is  no  space  available  on  the  Pikesville  property  for  expansion  of 
warehouse  facilities.  This  new  warehouse  will  be  constructed  on 
the  grounds  of  Waterloo  Barracks,  The  space  vacated  at  Pikesville 
will  be  used  for  badly  needed  additional  administrative  space  and 
facilities.  The  new  building  will  be  a  one-story  structure  as 
described  below.  The  2ii,000  gross  square  feet  will  fulfill 
anticipated  requirements  through  the  next  8-10  years, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,,,,.,,.  Face  brick,  knee  walls  approximately 

six  feet  high  above  which  will  be 
Butler  stock  building  type  con- 
struction of  insulated  metal  panels. 

Structure  ,,,  .,,  Steel,  Butler  stock  type.  Concrete 

slab  on  grade. 

Roof,  ,,,«,  ,,,.  Metal  and  composition  panels,  Butler 

stock  type. 

Interior,  .•,•...••,,,  Block  partitions;  painted;  dry  wall 

type  ceiling  in  office  areas  only, 
Stor^e  areas  -  exposed  construction. 

Electrical,  ,,,,.,,.,,,  Industrial  type  lighting,  except  in 

offices. 

Heating  ,,,,,, ,,,,.••  Unit  heaters  of  industrial  type, 

except  in  offices. 

Plumbing,  ,,. ••,,,...,  Standard  facilities. 


ESTIMATED  PROJECT  COST 

Construction. , ,, $336,600 

Site  improvements  and  utilities  ,., , 27,000 

Total $363,600 
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DEPARTMENT  OF  MENTAL  HYGIENE 

COMPREHENSIVE  COI»IMUNITY  MENTAL  HEALTH  AND  RETARDATION  CENTER  (200  Beds) 
Baltimore 

PROJECT  DESCRIPTION 

The  existing  State  Mental  Hospitals  have  reached  the  point  where 
increasing  the  bed  capacity  would  preclude  efficient  management  and 
providing  effective  treatment.  It  is  planned  to  provide  for  the  ever 
increasing  number  of  patients  through  community  mental  health  centers 
throughout  the  State  having  the  necessary  facilities  for  outpatient 
treatment  and  care  of  bed  patients  for  a  short  period  of  time.  Long 
term  bed  patients  are  to  be  transferred  to  the  Mental  Hospitals. 
This  center  will  be  constructed  on  Urban  Renewal  land  contiguous  to 
the  University  of  Maryland  Hospital  and  in  collaboration  with  the 
University  Hospital  will  perform  the  added  function  of  training 
professional  and  supporting  staff  personnel.  This  project  consists 
of  a  10-story  building  and  a  3-stoi7-  building  with  underground 
parking  totaling  360,000  gross  square  feet,  an  interconnecting 
service  bridge,  a  play  court,  and  2  parking  areas.  It  will  provide 
30  beds  for  emotionally  disturbed  children,  100  beds  for  mental 
health  patients,  70  beds  for  retardees,  and  necessary  treatment  and 
training  facilities, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior. walls Face  brick  with  limestone  trim; 

slag  block  backup. 

Structure  Class  "A"  steel  and  reinforced 

concrete  throughout 

Roof,  ,,,...,  Flat  slab  with  built-up  composition, 

20  year  type. 

Interior,  ,,,  Block  partitions,  generally  plastered, 

as  appropriate  to  hospital  rooms  and 
special  uses.  Ceilings  generally  in- 
combustible, acoustical  tile,  suspended; 
with  plastered  ceilings  in  toilet  rooms, 
laboratories,  etc.;  corridors,  toilet 
rooms,  and  laboratories  to  have  tile 
wainscot.  Flooring  generally  throughout 
asphalt  tile  or  vinyl  asbestos,  as 
appropriate. 

Heating,  Ventilating,  Air 

Conditioning,  ,  Standard  as  for  hospital  construction. 

Electrical Hospital  type  lighting  generally  with 

standard  lighting  in  corridors,  lobbies, 
dining  rooms,  etc. 

Plumbing, ,  Standard  as  for  a  hospital  and  medical 

buildings. 

Kitchen  and  Refrigeration  Equip- 
ment   Normal  institutional  kitchen  with  appro- 
priate refrigeration  and  storage 
facilities  for  food  preparation, 

ESTIMATED  PROJECT  COST 

Construction , $9,111,]400 

Site  improvements,utilities, landscaping  ,  .  , 130,000 

Total $9,2lil,U00 
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LEPARTMENT  OF  MENTAL  HYGIENE 

AFFILIATE  NURSES  DORMITORY 

Eastern  Shore  State  Hospital 
Cambridge 

PROJECT  DESCRIPTION 

Properly  trained  professional  medical  personnel  are  at  a  minimum,  par- 
ticularly  acute  in  the  area  of  psychiatric  nursing.  Two  schools  of 
nursing  on  the  Eastern  Shore  must  send  their  nurses  outside  the  area  for 
such  psychiatric  training.  The  existence  of  a  facility  such  as  is 
covered  by  this  project  will  provide  classrooms  and  dormitory  areas 
that  will  insure  a  potential  reservoir  of  psychiatrically  trained 
nurses  for  the  Eastern  Shore  State  Hospital  and  other  communities  in 
the  State,  This  project  consists  of  a  two-story  building  with  basement, 
including  among  other  areas,  20  dormitory  spaces,  3  classrooms,  library, 
and  lounge  totaling  10,200  gross  square  feet, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Face  brick  with  limestone  trim;  slag 

block  backup. 

Structure  ••••••,,,.*•  Reinforced  concrete;  open  web  steel 

joists  with  concrete  slab  or  dox 
block  plank,  as  appropriate. 

Roof,  .,,•  Flat,  built-up,  20-year  type 

Interior ..,  Block  partitions  j  painted;  incom- 
bustible, acoustical  tile  ceilings 
generally  in  corridors,  classrooms, 
and  similar  areas.  Exposed  con- 
struction where  dox  plank  is  used. 
Plastered  ceilings  in  toilet  rooms 
and  baths  with  ceramic  tile  wai.nscot. 

Floors , Asphalt  tile  used  generally. 

Electrical.  ..,.,,  Normal  lighting. 

Heating  ,,  ....  Normal  baseboard  radiation,  except  in 

classrooms  irfiere  convector  units  are 
used. 

Plumbing,  ...  ,..,  Limited  to  standard  toilet  facilities. 


ESTIMATED  PROJECT  COSTS 

Construction $181,700 

Site  improvements  and  utilities  ..,..  20,000 

Total $201,700 


16 


M  II  I 

wa    hlbi    h       |tWO  b6&*      TWO  &EC6   I  ItWO   6Etrt       TWO   fcttAl 


^CiiPWP  FLi?Pft 


ft      *       t       M       E       N       T 


T? 


p,E£:     i.r,E.a 


^AMbPvlDf^E,  MAP.VLAKJD 

NlURSC^  AFFILIATE.  W^Mt 

n  n  H    ^^ 

0  1  4  6  &  Ifl       15       «>  FT. 


J  t::i 


||Wi\UtR';  -DRViRS 

-   I 


■-t 


|l     ■'!^.. 


17 


DEPARTMENT  OF  JUVENILE  SERVICES 

ADDITION  TO  AND  RENOVATION  OF  HOSPITAL  BUILDING 
Boys'  Village  of  Maryland 
Cheltenhsun 

PROJECT  DESCRIPTION 

The  2893  square  feet  in  the  existing  hospital  building  does  not  provide 
sufficient  bed,  treatment  and  nursing,  and  office  space  to  fulfill  the 
needs  of  the  School.  The  building  is  30  years  old  and  requires  struc- 
tural renovation.  The  interior  arrangement  makes  it  difficult  to 
maintain  proper  security.  This  project  covers  structural  and  interior 
renovation  of  the  existing  building  and  constructing  a  2h9h   square  foot 
addition  as  described  below.  It  will  provide  three  ii-bed  wards,  one 
2-bed  ward,  two  1-bed  isolation  rooms,  k   single  security  rooms,  and  a 
total  of  8  offices  and  treatment  rooms  in  a  single  story  building, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,,, Face  brick  to  match  existing  with 

slag  block  backup. 

Roof Mood  frame  with  plywood  sheathing; 

built-up  slag  roof  on  flat  areas 
and  slate  to  match  existing  on 
sloped  areas.  Gutters  and  down- 
spouts galvanized  metal,  painted, 

Windows  ••,,,,••,,.,,  Aluminum  awning  type  with  security 

hardware;  security  screens. 

Interior,  •.«, ,  Slag  block  walls  and  partitions,  painted. 

Interior  Partitions  Wood  studs  and  Firecode  Sheetrock, 

finished  and  painted. 

Floor  Construction Wood  joists  with  plywood  subflooring. 

Asphalt  tile  (in  baths)  or  ceramic 
tile. 

Electrical ,.,  Standard  as  required. 

Plumbing,  ,  Standard,  with  new  fixtures  replacing 

old  in  existing  areas. 

Heating  ,,.,,•  Modernized,  using  drywall  radiant 

ceilings. 

Ventilation  ,,,  ,,  Power  exhaust  fans  from  toilets,  baths, 

kitchen  and  other  spaces  according  to 
Code, 


ESTIMATED  PROJECT  COST 

Construction .- $103,000 
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DEPAETMENT  OF  COREffiCTION 

PRE-RELEASE  BUILDING 

Maryland  Penitentiary- 
Baltimore 

PROJECT  DESCRIPTION 

A  200-bed  building  to  house  pre-release,  work  release  and  minimum 
security  inmates  working  outside  the  institution.  Such  a  facility 
has  the  rehabilitative  effect  of  accHraatizing  the  inmate  for 
subsequent  release  to  society.  Additionally,  it  permits  ingress 
and  egress  of  authorized  inmates  without  making  maximum  security 
areas  vulnerable.  The  proposed  steel  and  concrete  building  totaling 
50,000  gross  square  feet  consists  of  a  ground  floor  and  three  upper 
stories  providing  160  individual  sleeping  units  and  four  dormitory 
wings  accommodating  UO   inmates.  Also  included  are  areas  such  as: 
day  rooms,  visiting  rooms,  two  chaplain  offices,  100  seat  dining 
room,  1  multi-purpose  room  and  library. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls Face  brick  with  slag  backup; 

limestone  trim  at  sills  and  coping; 
steel  semi-security  type  metal  sash. 

Structure  ••,,,,,  Steel  and  concrete  with  pre-cast  type 

plank  floors  and  roof. 

Roof Flat,  built-up,  20-year  type. 

Interior,  ,,,,  Partitions  generally  slag  block, 

painted.  Ceilings  exposed  slabs, 
painted,  except  in  toilet  rooms 
which  are  plastered.  Dining  room, 
corridors,  offices,  visiting  room 
and  recreation  rooms  are  non-combus- 
tible, acoustical  tile.  Toilet, 
kitchen,  dining  room,  corridors  and 
recreation  rooms  to  be  finished 
with  wainscot  of  applied  glaze  on 
the  block.  Floors,  except  toilets 
and  kitchen  are  asphalt  tile.  Toilets 
and  kitchen  are  quarry  tile, 

Electric,Heating  and  Plumbing  ,  ,  Normal  standard. 

Miscellaneous  ....  Kitchen  equipment  is  included  when 

fixed  to  building.  Fire  detection 
system  to  tie  to  existing  system, 

ESTIMATED  PROJECT  COST 

Construction, , $1,000,000 
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PATUXENT  INSTITUTION 

ACADEMIC  AND  VOCATIONAL  EDUCATION. BUILDING 
Jessup 

PROJECT  DESCRIPTION 

The  majority  of  the  inmates  at  the  Institution  lack  sufficient  formal 
education  and  vocational  training  to  obtain  employment.  The  Institu- 
tion reports  that  approximately  U20  inmates  with  intelligence  levels 
ranging  from  50  to  1^0  would  be  susceptible  to  benefiting  from 
educational  training.  The  existing  six  improvised  small  classrooms 
are  inadequate  for  educational  training  of  this  large  number  of 
inmates.  Similarly,  additional  vocational  training  space  is  required. 
This  project  will  provide  a  one-story  building  of  17,300  gross  square 
feet  adjoining  the  security  corridor  between  the  Diagnostic  Center  and 
Defective  Delinquent  Building,  It  will  contain  8  classrooms,  a  large 
multi-purpose  room,  library,  2  vocational  training  spaces,  offices  and 
space  for  supporting  facilities. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,,  Face  brick  to  match  existing 

building;  limestone  coping;  secur- 
ity type  steel  windows;  wire  mesh 
steel  fencing  on  parapet  where 
required.  Slag  block  backup. 

Interior,  ,,,,  .  Classrooms  and  general  interior: 

asphalt  tile  flooring;  painted 
masonry  block  walls  and  partitions; 
exposed  roof  construction  painted. 
Toilet  rooms:  ceramic  tile  floors 
and  walls,  suspended  plastered 
ceiling  painted,  metal  toilet 
partitions. 

Plumbing,  Heating,  Ventilation, 

Electrical  Standard  plumbing;  heating:  steam 

from  existing  power  plant  through 
a  reduction  and  heat  exchanger, 
standard  radiation;  ventilation: 
provided  by  fans,  electrical 
standard,  as  required  for  specific 
areas I  electrical:  fire  alann  system 
tied  to  existing  system, 

ESTIMATED  PROJECT  COST 

Construction .,  $U39,000 
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MORGAN  STATE  COLLEGE 


ADDITIONS  TO  GAEL  MUHPHY  FINE  ARTS  BUILDING 
Morgan  State  College 
Baltimore 

PROJECT  DESCRIPTION 

The  proposed  facilities,  totaling  22,600  gross  square  feet,  consist 
of  two  additions:  basically  a  one-floor  Art  Extension  incorporating 
classrooms,  laboratories,  offices  and  a  twin  level  gallery;  a 
Drama  Extension  which  includes  a  drama  laboratory,  practice  class- 
rooms, offices  and  a  mechanical  room  located  in  a  basement.  This 
facility  will  provide  needed  space  for  increased  enrollments  in  Art 
and  Drama  since  constmction  of  the  original  Auditorium  Building 
and  will  permit  accommodation  of  estimated  increases  in  anticipated 
enrollments  in  the  near  future.  Also,  the  projected  Gallery  will 
permit  additional  space  for  housing  a  recent  art  collection  received 
by  the  College, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  •••  Face  brick  with  limestone  trim  to 

match  existing  structure.  Slag 
block  backup.  Metal  sash  to 
match  existing  sash. 

Structure  ,,  Concrete  and  steel. 

Roof, ,.,,  Flat,  built  up,  20  year  type. 

Interior  finish  ,  Generally,  block  partitions, 

painted.  Acoustical,  non-com- 
bustible tile  ceilings. 
Floors,  ..,..,.,,.,,,  Vinyl  asbestos  tile. 
Mechanical,  Electrical  and 

Plumbing,  ,,  ..,,  Normal  standards  as  appropriate. 


ESTIMATED  PROJECT  COST 

Construction , .,,  $6^0,000 
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STATE  COLLEGES 


EXPANDED  LIBRARY  FACILITIES 
Towson  State  College 
Tows on 

PROJECT  DESCRIPTION 

Space  analysis  of  the  existing  library  confirms  an  immediate  need  for 
additional  space.  An  ultimate  enrollment  of  1^,000  students  by  I98O 
is  projected  for  the  College,  This  project  will  provide  a  five-story 
air  conditioned  building  of  180,000  gross  square  feet  attached  to  the 
existing  library.  It  will  contain  1^9,000  net  assignable  square  feet 
for  stack  space  having  a  capacity  of  600,000  volumes,  reading  space 
for  approximately  I4.OOO  seats  and  library  service  facilities  sixfficient 
to  serve  the  needs  of  the  College  through  I98O, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are; 

Exterior  walls Face  brick  with  slag  block  backup; 

limestone  trim;  metal  sashj 
structure  reinforced  concrete; 
concrete  slab  floors  and  flat  roof. 

Roof,  ,.,,,...,  Built-up  composition  roofing,  20  year 

type. 

Interior,  ,,,,,  Generally,  block  partitions  and  block 

walls,  painted,  with  some  paneling  smd 
special  treatment  in  lobby  and  special 
areas.  Some  metal  movable  partitions 
in  office  areas.  Ceiling  generally 
throughout  incombustible,  acoustical 
tile.  Floor  finishes  generally 
asphalt  tile,  (The  Institution  has 
requested  carpet  in  many  library 
areas;  however,  this  is  not  included 
in  the  construction  contract,) 
Toilet  rooms:  tile  floors  and  wain- 
scot, plastered  ceilings. 

Electric,  ,,,,.,  Normal  lighting  for  library  conditions. 

Plumbing,  Heating  ,.,....,  Standard  plumbing  arrangements;  metal 

toilet  partitions.  Heating  and  air 
conditioning  including  humidity  con- 
trol as  required  for  library  condi- 
tions, 

ESTIMATED  PROJECT  COST 

Construction,  including  site  improvements  and  razing  of  old 
gymnasium  building  ,,,,,, $3,82i;,000 
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UNIVERSm  OF  MARYLAND 

ZOOLOGY-PSYCHOLOGI  BUILDING 
University  of  Maryland 
College  Park 

PROJECT  DESCRIPTION 

The  departments  of  Zoology  and  Psychology  provide  basic  service 
courses  for  the  entire  enrollment  of  the  University,  The  number  of 
students  majoring  in  zoology  and  psychology  will  increase  by 
approximately  2kD0   and  2600,  respectively,  by  1975*  The  present 
quarters  for  both  departments  are  entirely  inadequate,  A  portion 
of  the  quarters  is  in  deteriorated  war  surplus  buildings  which 
should  be  razed.  This  project  will  provide  a  five-story  building 
with  basement  of  198,000  gross  square  feet  as  described  below.  It 
will  house  necessary  classrooms,  teaching  and  research  laboratories, 
faculty  offices,  animal  pen  spaces,  and  supporting  facilities, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ••,,,,,,•  Face  brick  with  limestone  trim  and 

limestone  or  white  marble  featured 
entrance.  Slag  block  backup 5  door 
hung  wood  sash. 

Structure  •••  ,.  Concrete  and  steel. 

Roof,  ••,. .,,  Mansard  type  with  slate  shinglesj 

flat  portion,  built-up,  20  year 
type. 

Interior,  ,  .,,..  Generally,  block  partitions  except 

office  areas  where  movable  metal 
partitions  will  be  used  as  appro- 
priate. Block  partitions,  generally 
painted,  ceilings  non-combustible, 
acoustical  tile.  Floors  asphalt 
tile  and/or  vinyl  asbestos  tile, 
except  in  toilet  rooms  and  special- 
ized areas  where  floor  will  be  ceramic 
tile. 

Equipment,  , A  large  number  of  the  spaces  in  this 

structure  are  laboratories  and  will 
be  fitted  with  appropriate  laboratory 
equipment , 

Heating,  Ventilating,  Air 

Conditioning  ,,,..,,,,,  Will  be  provided  generally  throughout. 

There  are  a  large  number  of  refriger- 
ator rooms  due  to  the  requirements  of 
the  structure. 

Electrical,  ,,,,,  Normal  electric  system. 

Plumbing,  ,,,  Normal  toilet  facilities  with  specialized 

facilities  appropriate  to  laboratories. 

ESTIMATED  PROJECT  COST 

Construction $U,368,000 
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UNIVERSITY  OF  MARYLAND 

NORTH  HOSPITAL  BUILDING 
University  of  Maryland 
Baltimore 

PROJECT  DESCRIPTION 

This  project  is  urgently  required,  to  replace  the  outmoded  and 
inadequate  old  Out-Patient  Building  and  to  maJce  it  possible  to 
increase  the  size  of  the  entering  class  of  the  Medical  School  from 
100  to  155  students.  Funds  in  the  amount  of  $5,960,000  have  been 
previously  appropriated  for  the  first  six  floors  of  the  building 
•which  -wili  replace  the  old  Out-Patient  Building  -with  necessary  expand- 
ed facilities.  Funds  herein  recommended  together  with  funds  heretofore 
appropriated  and  $9,l5il,000  in  federal  funds  -will  provide  a  complete 
13-floor  building  of  556, ij.50  square  feet  described  below,  housing  300 
additional  beds,  necessary  laboratory  facilities  and  all  required 
hospital  facilities  and  offices  for  treatment  of  out-patients  and 
hospitalized  patients. 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ...  Face  brick  to  match  existing  Hospital, 

with  limestone  trim,  and  metal  sash. 
Generally,  carrying  out  the  design 
of  the  existing  Hospital  structure. 
Walls  are  block  backup;  structure 
reinforced  concrete  and  steel;  con- 
crete slabs  for  floors  and  flat  roof. 

Roof ,,....  Built-up  slag  sTirface,  20  year  type  with 

insulation. 

Interior.  ...  Generally,  block  partitions;  plastered; 

with  incombustible,  acoustical  tile 
ceilings. 

Toilet  Facilities  ••....•.  Lavatories  and  specialized  rooms  ceramic 

tile. 

Specialized  Rooms  ,,......  Floors  and  tile  wainscots  or  tile  walls 

as  appropriate  to  the  facility. 
Hospital  type  doors  to  most  rooms. 

Electrical,  ...,••.....  Normal  hospital  lighting,  fire  alarm, 

nurses'  calls,  doctors'  paging,  etc, 

Pliuabing,  ,. Normal  as  for  a  hospital  standards. 

Heating,  Ventilating,  Air 

Conditioning,  ,  Throughout, 

ESTIMATED  PROJECT  COST  (State  share) 

Construction,  . $8,700,000 
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UNIVERSITY  OF  MABYIAND 

ACADEMIC  BUILDING 

Baltimore  Coiinty  Campus 
Catonsville 

PROJECT  DESCRIPTION 

This  building  is  required  to  accommodate  a  senior  class  in  addition 
to  the  three  lower  classes  previously  covered,  A  computer  analysis 
of  actual  selection  of  projected  courses  indicates  more  students  will 
be  taking  courses  in  the  physical  sciences,  mathematics,  biological 
sciences  and  English  than  originally  anticipated.  This  project  will 
provide  a  five-story  building  with  basement  of  78,890  gross  square 
feet  described  below.  The  basement  will  be  allocated  to  laboratories 
serving  mathematics,  sociology,  and  psychology;  two  floors  viill  be 
used  for  classrooms  and  a  lecture  hall  seating  )|)|)|  students;  and 
three  floors  will  be  devoted  to  faculty  office  use, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are: 

Footings,  ,,,,  ,,  Reinforced  concrete  spread  or  spot 

footings  or  concrete  caissons. 
Foundations  ,,,,*..,,,,  Reinforced  concrete  grade  beams. 
Structural  framework,  ,,.,,,  Reinforced  concrete. 
Floor  framing  , ••,,.,.,,  Reinforced  concrete  metal  pan  system. 
Exterior,  ••,,••,,...,  Brick  masonry  and  exposed  rubbed 

concrete. 

Fenestration,  ,, ,  Aluminum  or  steel  sash  with  special 

finishes,  glazed  3/I6"  crystal 
sheet  glass  or  I/I4."  polished  plate 
glass. 

Interior  finishes  ,,,  Floors:  trowelled  concrete  with  vinyl 

asbestos  covering  throughout  building. 
Walls:  6"  and  8"  thick  lightweight  con- 
crete block  masonry  walls  painted. 
Special  walls  in  toilet  rooms  to  be 
ceramic  or  glazed  tile.  Corridor  walls 
to  be  exposed  brick.  Ceilings:  mineral 
fibre  acoustical  drop-in  panel  ceilings 
with  aluminum  suspension  system. 

Special  equipment  ,  Two  3000#  capacity  passenger  elevators. 

Mechanical,  ,,,,,..,,..  High  temperature  hot  and  chilled  water 

furnished  from  central  heating  and 
cooling  plant  through  tunnel  system. 
Ventilating  equipment  mounted  in  roof 
penthouses.  Conventional  plumbing  and 
electrical  systems  will  provide  for 
standard  requirements. 

ESTIMATED  PROJECT  COST 

Construction,  ,,,  ,,,.,,,..,,  $1,^26,500 
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UNIVERSITY  OF  MARYLAND 

CENTRAL  HEATING  AND  COOLING  PLANT 
Baltimore  County  Campus 
Catonsville 

PROJECT  DESCRIPTION 

Existing  heating  and  cooling  capacity  is  sufficient  only  for  present 
buildings  and  those  under  construction.  Additional  heating  and  cooling 
capacity  is  required  for  buildings  in  the  planning  stage  and  for  future 
buildings.  This  project  will  provide  a  typical  central  heating  and 
cooling  plant  building  of  23,000  gross  square  feet,  as  described  below, 
designed  to  searve  1,000,000  square  feet  of  building  space  initially. 
It  will  also  contain  maintenance  and  repair  shop  spaces.  Additional 
space  can  be  added  to  the  reeir  of  the  building  when  needed.  Major 
utilities  to  the  campus  will  be  supplied  from  this  building  via  axi 
underground  tunnel  system, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  showii  at  the  right.  Outline  specifications  are: 

Exterior  walls,  ,,,  Face  bilck  with  slag  block  backup. 

Minimal  limestone  trim  at  sills 
and  coping.  Metal,  industrial  type 
sash. 
Structure  ,,«,,, •.,,••  Reinforced  concrete  and  steel. 

Roof,  ,,,..  Flat  roof  with  built-up  composition, 

20  year  type. 

Interior,  ,,,,  Block,  painted;  partitions  slag  block, 

painted;  floors  generally  exposed 
hardened  concrete;  generally  exposed 
construction. 

Mechanical.  ,  ,.,,,  The  structure  encloses  the  central  plant 

for  the  supply  of  heating  and  air 
conditioning  to  the  entire  Institution. 
Boilers,  chillers,  pumps,  circulators 
and  other  mechanical  and  electrical 
equipment  common  to  such  a  plant  are 
included. 


ESTIMATED  PROJECT  COST 

Construction,  ,,  $1,010,000 
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MARYLAND  EDUCATIONAL-CULTURAL  TELEVISION  COMISSION 

EDUCATIONAL  TELEVISION  PRODUCTION  STUDIO  AND  CONTROL  CENTER 
Owing s  Mills 

PROJECT  DESCRIPTION 

This  project  is  the  second  phase  of  development  of  a  State-wide  educa- 
tional television  (ETV)  network.  It  consists  of  a  two-story  building, 
as  described  below,  that  will  serve  both  as  the  primary  television  pro- 
duction center  and  headquarters  for  the  State-wide  ETV  network.  It  is  so 
designed  that  an  addition  can  be  joined  to  the  rear  of  the  building  lidien 
additional  space  is  warranted,  A  parking  area  for  1^0  cars  is  also 
included  in  this  project, 

PRELIMINARY  PLANS  AND  OUTLINE  SPECIFICATIONS 

Plans  are  shown  at  the  right.  Outline  specifications  are; 

Exterior  walls Face  brick  with  simple  limestone  trim. 

Slag  block  backup. 

Structure  ,  Concrete  and  steel, 

Roof Flat,  built-up,  20  year  type. 

Interior,  ,,,,  •.,  Offices  and  general  spaces  block 

partitions;  painted;  acoustical, 
incombustible  tile  ceilings,  except 
toilet  rooms  which  are  plastered. 
Floors  vinyl  asbestos  tile,  except 
toilet  rooms  vriiich  are  ceramic  tile. 
Specialized  studios  with  special 
acoustical  arrangements  as  required 
by  such  studios. 
Heating,  Ventilating  and  Air 

Conditioning ..,,,  Standard  in  general  areas;  specialized 

for  studio  areas. 

Electrical, Standard  lighting  facilities  for 

generalized  areas;  special  lighting 
facilities  and  electric  connections 
as  required  for  broadcasting  studios. 

Plumbing Standard  toilet  facilities, 

ESTIMATED  PROJECT  COST 

Construction $1,275,000 

Site  improvements  ,.,*..,.,.,,,,  25  000 

To'tal $1,300^000 
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